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Message Text 


PAGE 01 STATE 305924 
ORIGIN AF-08 

INFO OCT-01 AID-05 ISO-OO SSO-OO IGA-02 EB-07 COME-OO 
TRSE-00 OMB -01 CIAE-00 INR-07 NSAE-00 INRE-00 /031 R 

DRAFTED BY AF/W :BSKIRKPATRICK/SINGER 
APPROVED BY AFAV :RGHOUDEK 
AFR/SFWA:GMACARTHUR 

074815/60/12 

O 171804Z DEC 76 

FM SECSTATE WASHDC 

TO AMEMBASSY COTONOU IMMEDIATE 

CONFIDENTIAL STATE 305924 

FOR CHARGE FROM KIRKPATRICK 
CORRECTEDCOPYt MRN 305924 VICE 315924) 

E.O. 11652: GDS 
TAGS: PFOR, DM 

SUBJECT: BENINESE CONCERN OVER DELAYS IN BRIDGE PROJECT 

REF: COTONOU 1982 

FURTHER TO SEPTEL DRAFTED SEPTEMBER 15, AND IN RESPONSE TO 
REFTEL, SINGER TALKED TO TEER REPRESENTATIVES TODAY. THEY 
CONFIRMED THAT ADDITIONAL AUTHORITY REQUIRED BY BANK TO 
PAY SUPPLIERS. BANK HAS ALREADY SENT CABLE, IN FRENCH, 

TO GPRB REQUESTING THIS AUTHORITY. GPRB NEED ONLY SEND 
CONFIRMING CABLE TO BANK, AND TEER ASSURES THAT L/CREDIT 
WILL BE ESTABLISHED SAME DAY, AND PROCUREMENT WILL COM- 
MENCE FORTHWITH. 

CONFIDENTIAL 

PAGE 02 STATE 305924 

KISSINGER 

CONFIDENTIAL 


« END OF DOCUMENT » 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Attributes 


Automatic Decaptioning: X 
Capture Date: 16 SEP 1999 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION EQUIPMENT, PFOR, DM, LETTERS OF CREDIT, BRIDGES (STRUCTURES) 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 17 DEC 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: coburnhl 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976STATE305924 

Document Source: ADS 

Document Unique ID: 00 

Drafter: AF/W:BSKIRKPATRICK/SINGER 

Enclosure: n/a 

Executive Order: 1 1 652 GDS 

Errors: n/a 

Film Number: D760466-0135 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19761293/baaaeraj.tel 

Line Count: 48 

Locator: TEXT ON-LINE, TEXT ON MICROFILM 
Office: ORIGIN AF 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: coburnhl 
Review Comment: n/a 
Review Content Flags: 

Review Date: 23 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <23 JUN 2004 by izenbei0>; APPROVED <05 OCT 2004 by coburnhb 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: BENINESE CONCERN OVER DELAYS IN BRIDGE PROJECT 
TAGS: PFOR, EFIN, DM, US 
To: COTONOU 
Type: TE 
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